BOUNDARY SURVEY— NAMES OF PARISHES, IRELAND. 



RETU RN to an Order of The Honourable House of Commons, 
dated 16 February 1831 -—fur, 

AN ACCOUNT, in detail, under separate Heads, of the Expenditure of 
£. 12,000. entered amongst the Miscellaneous Payments of 1829, as paid 
out of the Consolidated Fund in Ireland , for forming Tables of Names 
of Parishes in Ireland in that Year, and under what Authority the same 
has been paid ; — also, An Account of trie Sums already paid for that Service, 
and an Estimate of how much more will be required to complete the same 
Tables. 



SCHEDULE. 



No. 1 . — AN ACCOUNT, by John Smith, Esq. Vice-Treasurer of Ireland, so far as relates to 
his Office - - - 2 



2 . — REPORT and STATEMENT, prepared by RiciiarD' Griffith, Esq. General Boundary 
Surveyor „ 2 



Ordered, by The House of Commons, to be Printed, 

15 April 1831. 



3 ^ 4 * 
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ACCOUNTS OF EXPENDITURE INCURRED 



N° 1. 



AN ACCOUNT, in detail, under separate Heads, of the Expenditure of £.12 000. 
entered amongst the Miscellaneous Payments of 1821), as paid out of the Consolidated 
Fund in Ireland, for forming Tables of Names of Parishes in Ireland, in that Year, and 
under what Authority the same has been paid ; also, An Account of the Sums already 
paid for that Service, and an Estimate of how much more will be required to complete 
the same Tables. 



An Account so far as relates to the 
Vice Treasurer’s Office: 


£. s. d. 


1825: Oct. 13.— Paid to the credit of Richard Griffith, 
Esq. Civil Engineer, in his Account with the 
Rank of Ireland, for the purpose of defraying 
the expenses incurred under the Act of 6th 
Geo. 4. c. 99, and in pursuance of his Excel- 
cellency the Lord Lieutenant’s warrants - 


92 3 1 6 A 


1826: February 9. — Paid as above - 


2,000 - - 


November 9 - - ditto - 


1 ,000 - - 



£. d. 



1)23 



64 



1827: January - 24. — Paid as above - 



April - - 25 


- - ditto 


- 


July - - 20 


- - ditto 


- 


October - 4 


- - ditto 


- 


December 20 


- - ditto 


- 


1828: February 14.- 


— Paid as above - 


- 


April - - 17 


- - ditto 


- 


July - - 3 


- - ditto 


- 


1829: January - 8.- 


—Paid as above - 


- 


March - 5 


- - ditto 


- 


June- - 4 


- - ditto 


- 


August - 27 


- - ditto 


- 


November 5 


- - ditto 


- 


December 24 


- - ditto 




1830: June - 10.- 


-Paid as above - 


- 


3 illy - - 22 


- - ditto 


- 


October - 14 


- - ditto 


- 


December 9 ■ 


- - ditto 


_ 



Vice Treasurer’s Office, | 
24th February 1831. J 



- - 


2,000 - - 




- ' - 


2,000 - - 




- - 


2,000 - - 




- - 


2,000 - - 












2,000 - - 




- - 


2,000 - - 




- 


2,000 - - 








6,000 - - 


- 


2,000 - - 




- - 


2,000 - - 




- - 


2,000 - - 




- - 


2,000 - - 




- - 


2,000 - - 




- - 


2,000 - - 












3,000 - - 




- - 


3,000 - - 




- - 


3,000 - - 




- - 


3,000 - - 










£. 


. 


43,923 I 6* 



John Smith. 
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N° 2. 



REPORT and STATEMENT of the Expenditure incurred by the 
Boundary Department of the Ordnance Survey of Ireland , between 
the 1st of September 1825 and Slst March 1831, under the 6 Geo. IV. 
c. 99, prepared by Richard Griffith , General Boundary Surveyor. 



General Boundary Survey Office, 

S,R . Dublin, April 5th 1831. 

IN compliance with the Order of The House of Commons of the 16th of 
February last, I have the honour to send an Account, in detail, under separate 
heads, of the Expenditure of the Sum of £. 12,000. received by me from the 
Treasury, during the year 1829, as General Boundary Surveyor, under the 
Act 6th Geo. IV. c. 99, for forming Tables of the Names of Parishes in 
Ireland for that year ; also, a general Statement of the Sums already paid for 
that Service from the commencement to the present time, and an Estimate 
of the Amount that will probably be required to complete the Boundary 
Survey. 

For further elucidation, I have prefixed to the Account a Report, setting 
forth the system adopted by me in perambulating and marking the Boundaries 
for the Ordnance Survey of Ireland, accompanied by a Statement of the 
Progress that has already been made in that Service. 



I have the honour to be, Sir, 



Your most obedient humble servant, 



Right Hon. E. G. Stanley, 
&c. &c. &c. 



Richard Griffith, 
General Boundary Surveyor, 
6 Geo. 4, cap. 99. 



REPORT, &c. 



THE determination of the Boundaries for the Ordnance Survey of Ireland, 
under 6th Geo. IV. c. 99, was commenced by me, by order of the Marquis 
Wellesley, in the month of August 1825, and has been continued without 
interruption from that period to the present time. 

During the progress of the work, several alterations and improvements have 
taken place in the mode of conducting this Department. I shall now, there- 
fore, describe the system which experience has proved to be the best, and the 
duties performed by each class of persons employed. 

The Establishment consists, first, of mjself, as Conductor of the Boundary 
Department ; second, of four District Boundary Surveyors ; third, of several 
Assistant Boundary Surveyors; fourth, of Draftsmen and Clerks in the Bound- 
ary Survey Office, Dublin. 

In the discharge of my duties as General Superintendent, I keep a settled 
Office in the City of Dublin, from which all communications are transmitted to 
the different landed proprietors, announcing the advance of the Survey, and 
calling for the co-operation necessary on their part to give it full effect. In 
this Office, the maps and other documents required for ascertaining Boundaries 
are requested to be forwarded, and from whence traces of such as are necessary 
are transmitted, under my personal direction, to the different Boundary 
Surveyors. 
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ACCOUNTS OF EXPENDITURE INCURRED 



My time is occupied in making frequent visits to each of the districts under 
survey; in carefully examining the monthly Progress Returns; in comparing 
the Boundaries of the parish sketch maps with each other, and with the docu- 
ments procured from the landed proprietors, where any difficulty or disagree- 
ment has occurred ; in checking and inquiring into the Expenditure shown in 
the monthly Pay Returns; and in determining disputed Boundaries, by examining 
witnesses, and comparing the maps and claims of contending parties on the 
spot ; and I have the pleasure to state, that in many cases Boundaries have 
been satisfactorily determined, where the extent of property in dispute exceeded 
one thousand acres. 

In each district under survey, the Civil Establishment employed to ascertain 
and mark the Boundaries to be surveyed consists of a District Boundary 
Surveyor and several Assistant Boundary Surveyors; the number of assistants 
being proportioned to the strength of the Ordnance surveying parly in the 
district. 

The duties of the District Boundary Surveyors consist chiefly in laying out 
the work for the Assistants, and in visiting them frequently, and marking on 
the ground the lines of Boundary hitherto undetermined, but not disputed, 
being guided by the maps of the parties concerned, or by their agreement, as 
to certain fixed points on the Boundary; determining minor disputed Bound- 
aries by consent of the parties; comparing the Boundaries on the sketch 
maps with the traces from the maps of the landed proprietors procured by me ; 
preparing monthly Progress Returns, showing the work performed by each 
person employed during the month ; and also Returns of the several Payments 
made by him in each month. 



HOW THE WORK IS PERFORMED. 



Previously to commencing a new district or county, an advertisement is 
inserted in the provincial newspapers in general circulation in the county, and 
circular letters are sent round by me to all the landed proprietors, or their agents, 
whom we can discover, calling upon them to determine their undefined or dis- 
puted Boundaries, to lend the maps of their estates on which the Boundaries 
are represented, and to appoint meersmen or persons to show their Boundaries. 

Being myself personally acquainted with the greater number of the principal 
landed proprietors in Ireland, I have rarely been refused permission to make 
the necessary traces from their private maps, which are so essential to the 
accuracy as well as rapidity of our progress. 

Having accumulated all the documents that can he procured, the perambu- 
lation of the townlands contained in each parish is commenced by an Assistant 
Boundary Surveyor, attended by the meersmen appointed by the proprietors or 
their agents ; and should they neglect to appoint meersmen when called upon 
to do so, the most intelligent persons that can be found, who are acquainted 
With the Boundaries, are employed by the Boundary Surveyor to point them 



The Assistant Boundary Surveyor not only perambulates and marks the 
Boundaries of the townlands, &c. but makes a hand sketch, showing the detail of 
the Boundary so perambulated, which lie compares with the proprietors' maps; 
and afterward, he prepares from his notes a general hand sketch map of the 
parish, on each of the divisions contained in which he marks the nature of 
the Boundary, whether it; lie by a stream, drain, earthliico, wall, &c. and men- 
tions the part of the fence to he measured to. 

Each of these sketch maps, when completed, is hung up in I lie Office of the 
D stiict Boundary Surveyor for the inspection and observation of all persons 
interested, and an advertisement, is inserted in the newspaper, stating where 
the sketch map may he seen,. A notice is also posted up in the parish, calling 
ipon all persons to come forward and inform the District Boundary Surveyor 
aiy inaccuracy that may have occurred, or may be supposed to have 

occurred, 
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IN THE BOUNDARY SURVEY OF IRELAND. 



occurred, in perambulating and marking the townland Boundaries. Having 
gone through this ordeal, and the whole having been examined into by me, 
the sketch map (then considered to be complete) is handed over to the officer 
commanding the Ordnance Survey in the district, to serve, in addition to the 
meersman, to guide the surveying parties to the true Boundaries. 

When undetermined or disputed Boundaries occur, the Boundary Surveyor 
calls upon the landed proprietors, or their agents, to fix upon a Boundary ; if 
they neglect to do so (which generally happens), the District Boundary Sur- 
veyor makes a survey of the disputed Boundary, which, together with all the 
documents, are transmitted to me ; and soon afterwards I proceed to the place 
to mark a Boundary for the survey, calling upon those interested to meet me 
on the ground ; and in every case, but three, that has yet occurred, I have 
been fortunate enough to determine a Boundary which has been agreed to by 
all parties. 

It is to be observed, that the northern counties of Ireland, throughout their 
whole extent, may be classed as mountainous ; for though some of the vallies 
are large, fertile and highly cultivated, the townland divisions generally cross 
their direction at right angles, and a portion of valley and a portion of moun- 
tain are usually comprehended within the limits of each townland. It unfor- 
tunately happens that few Boundaries have hitherto been made in the mountain 
portions ; and the moment our perambulation commences in the vallies, cross 
claims are made for portions of the mountain by the proprietors or tenants of 
the neighbouring townlands. In many cases the Boundary claimed to on both 
sides has been long disputed and frequently litigated ; in others, the tenants 
of the adjoining townlands had grazed the mountain in common, and had never 
thought of a Boundary ; but when it became necessary for the purposes of the 
survey to mark townland Boundaries in the mountains, each party determined 
to claim as much as they could, and were very pertinacious in their demands. 

From the commencement of the perambulation of the Boundaries, every 
exertion has been made by me to adjust the several claims in a satisfactory 
manner; and I am happy to say we have hitherto been able to effect this de- 
sirable object, though the number of disputed Boundaries settled by us exceed 
six thousand, many of which were of considerable extent and value, and had 
been litigated several times. 

Had we proceeded in the rapid manner which we were authorized to do by 
the Act of Parliament, we might have saved ourselves much trouble and vexa- 
tion ; but instead of settling disputes and terminating lawsuits, as we have 
done, we should probably have created new ones; and the Ordnance Map, when 
completed, would not have represented, as it now will do, the true Boundary 
through the mountains, which have been determined with the consent of all 
parties interested, but a set of arbitrary lines, which would have been agreed to 
by none. 

To effect the desirable object I have described, patience, perseverance and 
sound judgment were absolutely necessary. In most cases of importance the 
Boundary Surveyor attends on the ground several times before all the proprie- 
tors or their agents can be got together ; and when they do meet, it frequently 
becomes prudent to adjourn the investigation, without coming to a decision, to 
allow the angry feelings which usually arise at such meetings to subside, and in 
the end the parties generally concur in leaving the matter to our decision. 

In respect to the progress that has been made, I have to state, that within 
the last two years and a half, we have perambulated and ascertained the Bound- 
aries of the Counties of Leitrim, Sligo, Mayo, Cavan, Roscommon, Longford, 
Meath, Westmeath, Dublin and Kildare, together with parts of the Counties of 
Donegal, Monaghan and Louth, including altogether an area of 5,871,243 
statute acres. 

This rapid progress was rendered necessary by the increased demand for 
the sketch maps of parishes made by the Ordnance Surveyors. We are now, 
however, so far in advance, that I think 1 may with safety make a considerable 
reduction in the Establishment, particularly in Letter (B.) District in the County 
of Galway. 

364- A 3 The 
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ACCOUNTS OF EXPENDITURE INCURRED 



The entire number of Counties that have already 
to twenty-two, — viz. 

County of Antrim, which contains 
County of the Town of Carrickfergus - 
County of Londonderry - 

— Donegal - 

Tyrone .... 

Fermanagh 

Monaghan ... 

Armagh - 

Down - 

Cavan - 

Sligo 

Leitrim - 

- — Mayo - 

Roscommon 

— Louth .... 

County of the City of Drogheda 
County of Longford 

Meath - 

Westmeath 

Dublin 

County of the City of Dublin 
County of Kildare - 



been perambulated amount 







•SlattiU: Acres. 


- 


- 


74.2,324 


- 


- 


1(1,54,2 


- 


- 


518,270 


- 


- 


1,1 (is, 107 


- 


- 


754,895 


- 


- 


471,348 


- 


- 


327,048 


- 


- 


328,183 


- 


- 


01 1,4,04, 


- 


- 


478,449 


- 




454,887 


- 


- 


420,375 


- 


- 


1,355,048 




- 


(100,4,05 


- 


- 


200,484 


- 


- 


5,777 


- 


- 


203,045 


- 


- 


507,127 


- 


- 


380,251 


- 


- 


240,104 


- 


- 


8,527 


■ 


- 


392,435 






10,312,135 



Hie perambulation of the Counties of Wicklow, King’s County, Queen’s 
County and Galway, has been commenced, and nearly the whole of the data 
necessary for the several parish sketch maps for those counties has been pre- 
pared in my office, and is ready to be handed over to the Boundary Surveyors. 



Ireland contains about twenty millions of statute acres, of which, as it ap- 
pears from the foregoing table, upwards of ten millions of acres have been com- 
ple ed. From my knowledge of the country, I am of opinion, that our progress 
will be 11101 c lap id in the Midland and Southern Counties than it has been in the 
Bo.mdT o“ d Western ’ I”"' 1 '?, <™ m increased experience and skill of the 
cnCmod wn y0r! ’ “ ni |KUt y the co ""“7 being, on an average, more 
cultivated and less mountainous than that which we have gone through : as I 

1 -advelvZv f°" nd ’ 111 "V "* 1 cultivated countries we meet with compa- 
nies It il on 7 U,>t ‘ 0nS a “ d delays from unascertained and disputed Bouml- 
m mire ,1 , th f? S ,,°™w S tbat 1 estimate the suit, which will probably be 

IXnfat ISSo 16 Bl>Utldary De P artra ent of the Ordnance Survey of 



ii ,™ " " ’ 1 b , eg t«.ol»ervo, that a great part of the country in which we 

Bom, q • e 7 ,0 ^‘ conslsta ol mountainous and uncultivated tracts, where the 
Bo , daries of property were frequently undetermined, and in man ■ parts dt 

most diftvIS m 'r° e . h f r*'r l thodcta ™ filing of the Boundaries a 
most difficult and tedious task ; but I am happy to say, that hitherto we have 

tfSttec UW T' r e f eCt f i0nS ’ 1 U l ,wards of seven hundred miles in length 
£ ” “ Ilave bccn determined by myself and assistants, to the 

teSd Bonndlj?™ 1 T cernedi “ d J r ' earl y ‘hreo thousand miles of unde- 
termined Boundaries have been ascertained and lock-spitted under my direction 



since the commencement of the Survey. 




the scene of , ■ .» „ [oaves, which previously nau nee 

and the cause Te" b ' clie, '"’8, s ? nd ““Pounding of cattle’ among the poop! 
fi,„. Ci,USe of ex l )ensiv e and interminable lawsuits among the proprietors of 



the soil, 



For 
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For further elucidation, I send a Map of Ireland on a small scale, on which Map, No. i. 
the portions that have been perambulated and marked, and those that are now 
in progress, are shown by distinguishing colours. 

I also send a copy of the Sketch Map of the parish of Ballin temple, in the county Map, No. 2. 
of Cavan, reduced to one half the scale of those which are supplied by the 
Boundary Department, for the guidance of the Ordnance Surveyors. On this 
Sketch Map the situations of the several Boundaries formerly in dispute, but 
which have been satisfactorily determined by the Boundary Surveyors, are 
shown by dotted lines, which lines have been marked or lockspitted on the 
ground by small open trenches, cut in the line of the Boundary that has been 
adopted. The length of Boundaries formerly in dispute in the parish, but which 
have been satisfactorily .determined by the Boundary Surveyor, amount alto- 
gether to twelve miles five furlongs. 



Richard Griffith, 

General Boundary Surveyor, G Geo. 4. c. 99. 

General Boundary Survey Office, 

Dublin, April 2d 1831. 
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ACCOUNTS OF EXPENDITURE INCURRED 



STATEMENT of the Expenditure incurred between the 1 st of September 1825 
and 31st of March 1831, in ascertaining and marking the Boundaries of 
Counties, Baronies, Parishes and Townlands, for the Ordnance Survey of 
Ireland , under the 6th Geo. 4. c. 99- 



OItDNANCE SURVEY OF IRELAND. 



ABSTRACT of Cash ueceived and Payments made, on Account of the Boundary Survey, 
during the Year 1825. 

I Total Amount. 



1825. Oct. 14. — To Cash received from the Treasury - 



To Payments made. 



Letter (A.) District : Antrim. £■ s. d. 

By Cash paid Dennis O'Connor, Boundary Surveyor, employed in"i 
ascertaining and marking the Boundaries in this district, from the I 
5th of September to the 31st of December, including Meersmen, | 11 9 3 3 
Labourers, &c. - ------- -J 



Letter (B.) District : Coleraine. 

By Cash paid C. S. Cooper, Boundary Surveyor, from the 1st of\ „ 1 
September to the 31st of December, including Meersmen, &c. J J 



Letter (C.) District: Londonderry. 

By Cash paid Joseph Conroy, Boundary Surveyor, from the 1 st of\ 
December to the 31st of December, including Meersmen, &c. -J 



Letter (D.) District : Dromore. 

By Cash paid Edward Guthrie, Boundary Surveyor, from the' 
15th of November to the 31st of December, including Mecrs- 



Letter (E.) District. 

By Cash paid Charles Stewart, Boundary Surveyor, from the 13LI1I 
of September to the 31st of December, including Meersmen, &c.J 95 

Richard Griffith, Civil Engineer, for time occupied on the business'! 
of the Ordnance Survey, during this year, 103 days, at three;- 351 
guineas per day I 

Ditto - - 103 days, at one guinea per da}', allowance for travelling"! 

and contingent expenses J 11 7 



To Amount due to balance this Account 
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Ordnance Survey or Ireland. 



ABSTRACT of Cash received and Payments made, on Account of the Boundary Survey, 
during the Year 1826 . 



Feb. 1 1 . — To Cash received from the Treasury Office 
Nov. 7. — To ditto ------ ditto 

By Cash due to balance this Account ... 



- J .999 »3 10 

- 999 13 10 

64 4 



1826 : Yearly 

To Payments made. Expenditure. 

Letter (A.) District. £. *. d. 

By Cash paid Dennis O’Connor, Boundary Surveyor, employed ini 
ascertaining and marking the Boundaries in tin's district, from the | 

}st January to the 31st of December, including Meersmen, 349 5 
Labourers, &c. - -- -- -- -- J 

Letter (B). District. 

By Cash paid C. S. Cooper, Boundary Surveyor, from the 1st") „ 

January to the 31st December, including Meersmen, &c. - j 1 

By Cash paid William Stokes, Boundary Surveyor, from the 14th) 6 < 1 

of November to the 31st December, including Meersmen, &c. -J ^ J 9 i 

Letter (C.) District. 

By Cash paid Joseph Conroy, Boundary Surveyor, from the isti 
January to the 31st December, including Meersmen, &c. -j ^ 21 J 9 9 
By Cash paid Andrew Fisher, Boundary Surveyor, from the 1st] 

March to the 8th December, including Meersmen, &c. - .j 221 1 9 0 

Letter (D.) District. 

By Cash paid William Jones, Boundary Surveyor, from the 1st") 

March to the 31st December, including Meersmen, &c. - -J 3^5 4 9 
By Cash paid Charles Stewart, Boundary Surveyor, from the 1st] 

January to the 31st May, including Meersmen, &c. - - - ( 110 - 2 

Letter (E.) District. 

By Cash paid Robert Warwick, Boundary Surveyor, from the 1st of’i 
September to the 31st of December, including Meersmen, &c. -/ 182 9 1 
By Cash paid Edward Guthrie, Boundary Surveyor, from the 1st] 

January to the 31st August, including Meersmen, Ac. - -J 1 °9 *7 3 

Richard Griffith, Civil Engineer, occupied on the business of the] 

Survey during this year, 220 days at £.4. 4. per day - -j 9 2 4 - ~ 

J. B. Kavanagh, Boundary Surveyor, employed on the business ofl 

the Survey in the month of July, fourteen days, at £.1. 1. perl 14 14 _ 

day - J 

Ditto - - travelling Expenses - - - - - - - 410 — 

J. B. Kavanagh, employed on the business of the Survey, thirteen] 

days, at £.1. 1. per day j *3 *3 - 

Ditto - - travelling Expenses - - 1183^ 

J. B. Kavanagh, Boundary Surveyor, employed on the business of] 
the Boundary Survey, eighteen days, at £.1. 1. per day - -j 18 18 ~ 

Ditto - - travelling Expenses - - - - - - . 221? 

J. B. Kavanagh, Boundary Surveyor, employed on the business of] „ _ „ 

the Boundary Survey, during the month of December - _ j- 20 0 o 

Rowley Hyland, for various tracings of sundry parishes from the] „ 

Down Survey - -- - - - - -J’ 22 - b 

Joshua Porter, for Stationery furnished for the use of the Boundary I 

Survey - - - - - - - - - j* 3 10 2 

Ditto - - - ditto, omitted in 1825 3 10 4I 

Two Maps of the County of Down, purchased by Richard Griffith] 
for the Boundary Survey - - - - - - - f 3 3 - 

M. H. and J. W. Allens, Dame-street, for Stationery - - - . n 

G. Cooper, for Sundries furnished for the Boundary Survey - - 267 
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Ordnance Survey of Ireland. 



ABSTRACT of Cash received and Payments made, on Account of the Boundary Survey, 
during the Year 1827 . 



1827. Jan. 26 


— To Cash received from the Treasury Office 


1.999 13 


IO 


April 25 — To 


- - - ditto - - 


- ditto 


1.999 13 


10 


July 21. — To 


- - - ditto - - 


- ditto - 


1.999 1 3 


10 


Oct. 2. — To 


- - - ditto - - 


- ditto - 


J.999 3 3 


10 


Dec. 20 — To 


- - - ditto - 


- ditto - 


1.999 13 


10 




1827: 










To Payments made. 


| Yearly 





Letter (A.) District. 

By Cash paid Dennis O’Connor, Boundary Surveyor, employed in i 
ascertaining and marking the Boundaries in this district, from the j 
ist January to the 31st December, including Assistant Bound- ' 
ary Surveyors, Meersmen and Labourers . 

Letter (B.) District. 

By Cash paid Win. Stokes, Boundary Surveyor, from the 1st Ja -"1 
nuary to the 31st December, including Assistant Boundary'- 
Surveyors, Meersmen and Labourers, &c. _J 

Letter (C.) District. 

By Cash paid Joseph Conroy, Boundary Surveyor, from the istl 
January to the 31st December, including Assistant Boundary \ 
Surveyors, Meersmen and Labourers, &c. - - . _J 

By Cash paid Andrew Fisher, Boundary Surveyor, from the"! 
12th January to the 15th March, including Assistant Boundary ' 
Surveyors, Meersmen, Labourers, &c _J 

Letter (D.) District. 

By Cash paid Wm. Jones, Boundary Surveyor, from the 1st January! 
to the 31st December, including Assistant Boundary Surveyors > 
Meersmen. Labourers. Ac . ■ ’ ( 



Meersmen, Labourers’ &c. 

Letter (E.) District. 

By Cash paid Robert Warwick, Boundary Surveyor, from the! 
1st January to the 31st December, including Assistant Bound-' 
ary Surveyors, Meersmen, Labourers, &c J 

Richard Griffith, Civil Engineer, occupied on the business of the! 
Survey, during this year, 253 days, at £.4. 4. per day - .] 

James Coffey, Principal Draftsman, 45 weeks, 3 days, at £.2. a ! 
per day J _ j 

Ditto - - - - Travelling Expenses from Newmarket to Dublin - 

Sa week Haskett> Ass,stont Draftsman, 24 J weeks, at 16s. per! 

D p™'weok ne ’ C ' erk anl ’ Assistimt . 34 'recks, s j days, M lBs.l 
Clert Iml ' Mcssen 6“-, employed occasionally, ntj 
«" ike business „Fjj 
Amount carried forward - - £. 



Expenditure, 
£. 

1.191 



1.439 19 5 



11 lj 



14 ll 



31 8 
7 3 9 H\ 
14 4 



6,830 14 



Total Amount. 

£. s. a. 



0.39S 9 
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Abstract of Casli received and Payments made in the Year 1827 — continued. 



1827 : To Payments made — continued. 

Brought forward - - - £. 
Joshua Porter, for Stationery furnished for the use of the Boundary! 
Survey - _j' 

William Allen, for Stationery for the use of the Boundary Surv ey - | 

John Chambers, for Stationery furnished for the use of the Bound-! 
ary Survey . r 

C. Smalchalder, for Four Patent Compasses for the use of the! | 
Boundary Survey _jj 

David Dunlap, for Stationery for the use of the Boundary Survey - 

James Canning, for printing Notices for the Boundary Survey 

Samuel Yeats, for Mathematical Instruments furnished for the! 1 
Boundary Survey 



George Cooper, one year's Salary as Paymaster, employed on the' 
business of the Survey, 52 weeks, at £2. 2. per week 
Ditto - - - for one year's Postage of Public Letters - 

B. & S. Cowen, for Pencils 

John Gore, for advertising for Surveyors ..... 

James Gardner, for three copies of the Map of Ireland, at £. 3. 1 3. G.! 
per copy 



Stationery, Postage and Messengers on the Boundary Survey 

C. Wonter, for Stationery (Tracing Paper) .... 

James Coffey, for Stationery furnished for the use of the 
Survey Office 



Ditto - - Postage of Public Letters .... 

Ditto - - paid for sundry Parcels .... 

Ditto - - for Office Fuel 

Ditto - - for Sundries ...... 

Richard Griffith, for Office Fuel 

Rowley Hylar.d, for various Tracings of Parishes from the Down! 
Survey ....... . . .jj 

Dennis Shine, for Measuring Tapes for the Boundary Survey 

James Coffey, Stamps for Treasury Drafts .... 

Rent of furnished Office 

Richard Griffith, for Stationery, Postage and Messengers - 
Lewis Hilton, Assistant Draftsman, 4 weeks, at £.1. 4. per week 



By Balance due since 1826 
Amount due to balance this Account 



£. 

6,830 1 



7>364 4 8 i 
G4 4 2f 



9.998 2 
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ACCOUNTS Off EXPENDITURE TNCURltD 



Ordnance Survey of Ireland. 



ABSTRACT of Cash received anil Payments made, on account of the Boundary Survey, 
during the Year 1020. 



1828 To Balance due since 1827 - 

February 15.— To Cash received from the Treasury Office 
April 16. — To - - - ditto - - - ditto - 

July 3 To - - - - ditto - - - ditto - 

To Cash due to balance the Accounts - 



1,999 13 10 
296 3 



To Payments ihadc. 

Letter (A.) District. s ' 

By Cash paid Dennis O'Connor, Boundary Surveyor, employed ini 
ascertaining and marking the Boundaries in this District, in- | 
eluding Assistant Boundary Surveyors, Moorsmen and La- 1 >3 1 5 J 5 - 
bourers, &c. - -- -- - - - -J 

Dennis Black’s Salary, omitted in 182(1 Account - - - (,2 17 8 

Letter (B.) District. 

By Cash paid William Stokes, Boundary Surveyor, from the! 

1st January to the 31st December, including Assistant Bound- 920 8 2J 
ary Surveyor, Mcersmen, Labourers, &c. -J 

Charles Cooper, Boundary Surveyor, from the 1st to the 31st July, 3 

including Assistant Boundary Surveyors, Mcersmen and La- J no 14 - 
bourers - -- -- -- -- .J 

By Cash paid Henry Buck, Boundary Surveyor, from the 1st Au-’j 
gust to the 31st December, including Assistant Boundary [ gy 0 j q 
Surveyors, Mcersmen and Labourers -j 

Letter (C.) District. 

Joseph Conroy, Boundary Surveyor, from the istJnnunryto the"] 

31st December, including Assistant Boundary Surveyors, Moors- [ i,yi)8 14 11 
men and Labourers, &c. - - - - - - - J 

John Magowran’s (Boundary Surveyor) Expenditure for October 
and December, omitted to be charged in 1827 Account - -I 3° 7 

Letter (D.) District. 

By Cash paid William Jones, Boundary Surveyor, from the 1st Jn-"| 

nuary to the 31st December, including Assistant Boundary ; 8j)3 7 <> 

Surveyors, Mcersmen anil Labourers, Ac. - - - -j 

Letter (E.) District. 

By Cash paid Robert Warwick, Boundary Surveyor, from thel 
1st January to the 31st December, including Assistant Bound- l 789 12 11A 
ary Surveyors, Meersmen and Labourers -J 

Andrew Fisher's Expenditure, from the 1st July 1827 to thel 
31st March 1828 - - - . ... .] 1 » S «! 

CHIEF BOUNDARY SURVEY OFFICE. 



Richard Griffith, Civil Engineer, occupied on the business of the"! 

Survey this year, 282 days, at £.3. 3. per day -j 

Ditto - - - travelling expenses, 282 days, nt. £. 1. 1. per day 
ames Coffey, Principal Draftsman, 52 weeks, a days, at £.2. ‘a. perl 
week . -J 

Amount carried forward ... £ f 
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IN THE BOUNDARY SURVEY OF IRELAND. 
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Abstract of Cash received and Payments made in the Year 1828 continued. 



1828 : To Payments made — continued. 

Chief Boundary Survey Office — Sundries — continued. 

Amount brought forward - - - 

Samuel Haskett, Assistant Draftsman, 39 weeks 1 day, at lGs. perl 
week, and 1 3 weeks 1 day, at £. 1 . per week -J 

Ditto - - - travelling expenses from Dublin to Clonmel, and re-! 

turning, for the purpose of tracing Maps - - - -J 

Michael Boyan, Assistant Draftsman, 17 weeks 1 day, at £.1. 10.' 
per week - 

Edward Forrest, Accountant, 52 weeks 2 days, at £. 1 . 1 . per week 
Ditto - - - travelling expenses from Askeaton to Dublin - - 

Ditto - - - ditto - - - to and from Belfast to Dublin, including! 
22 days’ Inn expenses, and car-hire, on the business of the> 
Survey - -- -- -- -- -J 

J. H. Duffy, Boundary Surveyor, 2 weeks 4 days, at £. 2. 2. per week 
Ditto - - - ditto - - - travelling expenses from Cork to Dublin - 
Thomas Barclay, Boundary Surveyor, 6 weeks, at£.i. 1. per week 
Ditto - - - ditto - - - one week - - - - - 

Ditto - - - travelling expenses from Abbeyfeale to Dublin 

Ditto travelling expenses from Termonfeckan to Dublin - 

Dennis Shine, Writing Clerk, 49 weeks 2 days, at 18s. per week - 
William Hughes, ditto - - ditto, 14 weeks 3 days, at £.1. per week 
Daniel Nolan, Clerk and Messenger, 25 weeks 2 days, at ios.! 

per week - -- -- -- -- -J 

George Cooper, Paymaster, 26 weeks, at £.2. 2. per week - 
Alexander Bell’s (Boundary Surveyor) travelling expenses from!| 
Strabane to Dublin ------- -J | 

Rent of Office for one year - - - - - 

Coal for Office, furnished by James Coffey ... 
Candles - - - ditto - - - ditto - 
James Coffey, Sundries for Office - 
T. P. Wilson, for Coal for Offices - 
John Tomlinson, attending the Office, and Messenger, from the) 
7th November to 31st December, at 10s. per week - - -J 

Joshua Porter, for Stationery furnished for the use of the Boundary") 
Survey - - - - - - - - * -J 

William Allen - - ■ ditto - - - ditto 

John Chambers - - - ditto 

James Coffey, sundry Stationery ------ 

Richard Griffith - - ditto - - ditto ------ 

Edward Forrest - - ditto - - ditto ------ 

George Cooper - - ditto - - ditto ------ 

Thomas Keck, Dublin Castle, for Postage of Letters on the busi-! 

ness of the Boundary Survey, during the year 1828 - -/ 

Ditto - - - ditto - - - omitted in 1827 - - - - - 

James Coffey, Postage of ditto - - - in 1828 .... 

Ditto --- ditto --- omitted in 1827 - 

Richard Griffith - - - ditto - - - in 1828 .... 

Messrs. Walters, for engraving Receipts, &c. for the Use of the). 
Boundary Survey ... - - - - -Jj 

Joshua Carroll, for advertising Notices on the use of the Boundary! 

Survey - -- -- -- -- -J 

Samuel Yeats, Mathematical Instrument Maker, for repairing! 
Instruments -------- -J 

William A. Smith, for a Pentograph for the use of the Boundary! 
Survey Office ------- - -J 

James Coffey, for sundry Office Parcels during the year 

John Hackett, Assistant Boundary Surveyor, making Sketch Map 

of Kelbroney parish, one week 

Ditto - - - travelling expenses from Rosstrevor to Dublin - 



1,298 11 
44 9 
5 H 



9 4 
5 8 



44 8 
14 10 



2 17 



56 - - 



9 15 3f 
1 12 4 
- 6 Hi 
5 ‘ 7 
u 7 10 



- 7 7 

- 19 8 

6 4 - 

3 18 8 
10 9 6 
56- 

- 12 5 
1 u 6 
3 6 10 



8,865 5 3 J 



364 - 



1 ) 



3 
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ACCOUNTS OF EXPEND ITU 1<K 1 NCUltllKD 



Ordnance Survey of Irkla 



ABSTRACT of Cash received and Payments made, on Account of the Boundary Survey, 
•during the Year 1020. 

' Total Amount. 



1829. — To Cash received from the Treasury, front the lstJanuary to 31st December 



1020 : 

To Payments made. 

(A.) and (D.) Districts. 

William Jones, District Boundary' 
Surveyor, from the 1st January to 
the 31st December 

William K. Wrigg, Assistant Bonn-" 
dary Surveyor, ditto - ditto - ditto 
Henry B. M'Guinness - ditto - ditto 
Edward Jones, Draftsman - ditto - ditt( 
Henry Wrigg, Assistant Boundary" 
Surveyor, from the 23d September 
to the 3 1 st of December 
Samuel Nicholson - - ditto - - from’ 
1st June to 31st September 
Peter Blake - - ditto - - from the" 
1st to the 31st December - 



Travelling Expenses - 
Labour - 
Stationery 
Postage - 



for this Year 
Office Fuel 



Districts .... 

(B.) District. 

Henry Buck, District Boundary Sur-1 
veyor, from the 1st Janunry to the 
31st December - - - -J 

Charles Cooper, Assistant Boundary 1 
Surveyor - - ditto - - ditto - 1 
Philip Ryan - - ditto - - from the’] 
2 ad July to the 31st December -J 
Charles Bourns - - ditto - • from") 
13th August to 31st December - j 
William Donnelly, Draftsman, from] 
the lstJanuary to 31st December ) 
Myles Moran, Assistant Boundary] 
Surveyor - - ditto - - ditto -J 
John II. Dally - - ditto - - ditto - 
James Peacock - - ditto - - from the] 
1st January to 30th November 
Patrick Ganly - - ditto - - from the 
lstJanuary to 31st December 
Peter Blake - - ditto - - from the 
28th January to goth November - 
Samuel Nicholson - - ditto - - from] 
the 1st October to 31st Dei 
Henry Brett - - ditto - - from the] 
1st September to 31st December 
John Beeby - - ditto - - from 30th] 
July to the 31st December - -J 
Martin Coffey - - ditto - - from 1st] 
August to 31st December - -J 
John B. Freeman - - ditto - - from] 
lstJanuary to 20th March - -Ji 
Thomas Mullins - - ditto - - from] 
1st Janunry to 31st December -J 



Carried forward 



Sul 


r y- 




Tin 

JCx|i 




T.ntioi 




£. 


7 . 


d. 


£. 


»• 


d. 
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IN THE BOUNDARY SURVEY OF IRELAND. 



Abstract of Cash received and Payments made in die Year 1029 continued. 



1029 : To Payments made — continued. | 
Letter (B.) District — cant 4 - B l forw' 1 
William T. Mulvaney, Assistant] j 
Boundary Surveyor, from 1st Ja- J 
nuary to 31st December - J 
James Freeman, - - ditto - - ditto 
Dennis Freeman, - - ditto - - ditto 
Robert Harding, - - ditto - - ditto 
William H. Dixon, from lodi August"! 

to the 31st December - - -J 

George M ‘Ormond, from 20th June t.o"\ | 
31st December - - - -J 

Jolm M‘Gowran, from 19 th June to"! 

31st December - - - - J 

Owen M‘Cann, from the 21st July to] 
31st August -j| 

J. D. Hall, Assistant Boundary Sur-" 
veyor, from 6th April to 31st 
December 

Joseph Conny, - - - ditto - - from' 
25th January to lGtli November 
Thomas Barclay, - - ditto - - from ] 
1st April to 31st December -f 

Patrick O’Callaghan, from 24th July j ' 
to 31st August - - - -J 

William M'Kcnzie, Clerk, from 4th] | 
January to the 31 st December - J 

William Rochford, - ditto - from 10th] 
January to 31st October - -j| 

£. 



Salaries - 

Henry Buck, for keep of a' 
Horse for this Year 
Travelling Expenses - 
Labour - 
Stationery - 

Postage - - - 

Advertising and printing] 
Notices relative to the [ 
Boundary Survey, during ( 1 
this Year - - -J 

Office Rent for this Year - 
Office Fuel and Candles 
Tin Cases and Straps, Spades] 
and Station Poles, &c. - ( 
Office Presses, Tables, Chairs! I 
and Drawing Boards, &c. J 
Carriage of Office parcel: 
Amount of (B.) District 



(C.) District. 

Joseph Conroy, District Boundary] 
Surveyor, from the 1st January to l| 
31st December - - - -J 

Edward Brown, Assistant Boundary] 
Surveyor, nine months, to the 31st 
December -J 

Samuel Nicholson, ditto, from 1st] 
January to 9th April - - -J 

George M'Ormond, ditto, from 1st] 
January to 19th June - - -J 

Bland Gallard, ditto, from 1st January] 
to 31st December - - -J 

John Montgomery, ditto 
Archibald Kerr, from 14th September] 
to 31 st December - - -j| 

John M'Gowran, from 1st January to] 
18th June - - - - -j 

James Donnelly, ditto, from the 1st' 
January to the 31st December 

Carried forward « £. 



£. s 
.079 1 



£. s. 
130 6 1 



7 3 

36 13 

W 3 1 
5 8 
4 16 



14 - 
2 6 



28 3 



62 7 
4 6 9 
12 3 

36 - 
30 1 



2 2 - 
43 5 7J 



,808 5 10 
54 15 - 
251 1 10 ,}j 
,019 5 6 
20 11 11 
69 4 3 

29 3 3 



15 17 4 . 
4 G di 



3G 8 
4 H l 



103 

41 



90 16 8 
9 4 3 
15 6 6 
51 17 G|| 



£. , 

864 



3,325 10 8J 



R 4 
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ACCOUNTS OF EXPENDITURE INCURRED 



Abstract of Cash received and Payments made in the Year 1020 — continued. 



1029 : To Payments made — continued. 

Letter (C.) District — cont' 1 — B 1 forw' 1 
Robert Logan, Assistant Boundary! 
Surveyor, from 1st January to 31st 
December - - - -J 

John M'Gowran, Jun. - - ditto, - - ditto 
James Peacock, from the 1st Decern- "1 
ber to the 31st December - -J 
£. 



Salaries - 

Joseph Conroy, keep of a 
Horse, from 1 st January 
to 31st December 
Travelling Expenses - 
Labour - 
Postage - 

Joseph Conroy, Rent of] 
Office for this Year 
Office Fuel and contingent! 
Expenses - - -J 

Amount of (C.) District - 



(E.) District. 

Dennis O’Connor, District Boundary] 
Surveyor, from 1st January to 31st l 
December - - - - -J 

Martin Colley, Assistant Boundary! | 
Surveyor, from 1st January to 3 1 st V 

July __ 

Patrick Daly, - - ditto - - from 1st] 
January to 31st of December -J 
Francis O'Callaghan - - ditto - - ditto 
Hamilton Leslie - - - - ditto --ditto 

Simon White ditto - - ditto 

John Gaynor, from 1st January to] 
26'tli February -J 

Owen M'C’ann, Assistant Boundary] 
Surveyor, from 1st September to 
31st December - 

Edward White, from 1st August toil 
31st December - - - -j 

William Robinson, Draftsman, from! 
1st January to the 31st December J 

£. 



Salaries .... 

Dennis O’Connor, for keep 
of a Horse from the 1st 
January to the 31st De- 
cember 

Travelling Expenses - 

Labour - 

Postage - 

Stationery ... 

Office Rent, for the Years] 
1828 and 1829 - -j| 

Robert Warwick, District Boundary] 
Surveyor, from the 1st of January ' 
to the 7th February - 



Salary - 
Labour - 

Postage 

Advertising notices respect- , 
ing the Boundary Survey] 
Office Rent, from the 1st Jn-] 
nuary to the 7th February J I 
Amount of Robert War-] 
wick’s Expenditure 

Carried forward - 



G85 10 - 
8 e 2 G 
82 2 G 
G 19 G 



85G 14 G 



273 1 
47 1 



77 • 

82 



17 

<>3 

75<> 



G 

2 G 
14 - 

G - 

4 3 
7 <> 



£. s. d. 

•28 3 - 



3 9 » 
1 7 11 



£. 

335 



33 — 11 A 



4° 16 5 I 370 G - £ 



85G i 
54 1 

40 1 
37<> 
35 
13 



7 <> ■ 



75h 1 
54 1 



1 3 in h 

15 5 

1 0 



to - 
7 5 



s. d. 

3 -5 



17 ioJ 



47 19 G i 



0,873 12 G 
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Abstract of Cash received and Payments made in the Year 182 !) — continued. 



1 


Salary- 




Travelling 1 
Expenses. 


Lai. 


ur. 




1829 : To Payments made — continued. 


£. 




d. 


£. 


d. 


£. 




d. 


Brought forward - - 


- 
















General BoundarySurvey Office, 


















Dublin. 


















Richard Griffith, Civil Engineer, occu -1 


















pied on the business of the Boun- 
dary Survey, during this year, 314 
days, at £. 3. 3. per day - 


989 


2 


~ 












Ditto - - ditto - - travelling and con -1 


















tingent expenses, 314 days, at> 
£. 1. 1. per day -J 








329 


14 - 








James Coffey, Draftsman, from istl 


109 


13 














January to 31st December - -j 














Samuel Haskett • - ditto - - ditto - 


5 + 


3 


7 


i» 


5 - 








Alexander Armstrong - - ditto, from') 


39 




3 i 












ist March to 31st December -/ 














John Yeats - - ditto, from 1st May"! 
to 31st December - - - J 


22 


19 


3 i 












William Hughes - - ditto, from 1st 1 




10 














to 31st January - - - J 
















Francis Dubourdieu - - ditto - - 6LJ 


















weeks' Salary -j 


10 


4 


9 












Archibald Kerr - - ditto, from aoth\ 


















July to 31st August - - J 


4 


10 


“ 












Thomas Barclay - - ditto, from istl 


















January to 31st March - -/ 


















Edward Forrest, Accountant, from"! 


54 


16 


• 












1st January to 31st December -J 














Dennis Shine, Clerk, from 1st January! 


44 
















to 31st December - - - J 
















£. 


D 354 


8 


9 


357 


2 10 


1 


Salaries ... - 












1.354 


8 


9 


Travelling Expenses 












357 


2 


10 


Stationery - 




- 








9 . 


10 


9 


Postage .... 




- 








2 


19 


7 


Parcels .... 












4 


3 


8 


Advertising, & printing Notices 












6 


4 


- 


Pentograph - - - - 






- 






5 


6 




Sundries : 


















Joshua Porter, for Stationery to June’ 
1829 ----- j 












52 


8 


9 


Ditto - - ditto - - to 31st December 












58 


„ 




1829 

William Allen, for sundry Maps and! 












14 




16 


Stationery, to 31st December - 








I ' 






Carried forward 








1 * 


- £. 


127 


5 


5 



364- c 



£. s. d. 
6,873 12 6 



. ’.739 



7 



8,613 18 
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ACCOUNTS OF EX PEND ITU UK INCUltUUD 



Abstract of Cash received and Payments made in the Year 1029— continued. 







Travelling 

Expenses. 


Sundries. 


Total Amount. 


1029 : To Payments made — continued. 


£. s. d. 


£. s. d. 


£. s. d. 


£. s. d. 


Brought forward - - 


. 




5 5 


8,(ii3 18 1 


Sundries — •continued. 










L. Davis, for 7,000 best Hamburgh 1 
Quills - - - - - J 


■ - - 




14 10 - 




N. Nelson, for 1,200 ditto 




. . . 


2 8 - 




Samuel Yeats & Son, for Mathc-l 
matical Instruments furnished for ’ 
the Boundary Survey - - J 






29 4 8 




Mathew Morrison, Lithographer, fori 
printing, &c. - - - - J 






S (5 r- 




Messrs. Wallers, for engraving Office"] 
Seal, with motto, and sundry Re- 1 
ceipt Forms - - - - J 






10 18 () 




Freight of Pantographs from Birming-] 
ham, per City of Dublin Steam 
Packet, per hill - . - J 






- 7 2 




C. Fitzgerald, for Proprietors of the] 
Dublin Evening Post, for adver- 
tising notices on the business of the 
Boundary Survey 




- - ■ 


S 5 - 




C. M‘Cartncy, for Proprietor of Saun-"1 
ders’ News Letter, ditto - - J 






511 - 




Paid Proprietor of Freeman’s Journal,! 
for ditto - - - . . J 


■ - - 




3 4 - 




Nicholas Taccant, for Proprietors of) 
The Warder, ditto - - - J 


- - - 


. . . 


l 10 - 




Richard Griffith, for two copies of the] 
County of Roscommon Maps, ati 
£. b 5- each - \ 




- - ■ 


a 10 - 




Robert Warwick, Boundary Surveyor, - ] 
travelling expenses to and from | 
Dublin to St. Field, on Survey I 
business - - T . . J 




- • ■ 


322 




Office Rent, to 31st December 1829 - 






100 - - 




James Coffey, Coals for Offices 










John Tomlinson, attending the Office,] 
and Messenger, from 1st January ( 
to 31st December, 52 weeks, at 
10 s. per week - - . . J 


- - - 




2() - - 




Rowley Hyland, for various tracings] 
of sundry Parishes from the Down ' 




- 


30 1 - 




Paid Proprietors of the Evening Mail,] 
for advertising notices for the Boun- J 
dary Survey - - . . j 


- - - 




12 14 - 




Joseph Jeffries & Co. for Sundries fur-] 
nished for the use of the General l 
Boundary Survey Office, as per bill] 


- - - 


- - - 


10 G GJ 


4Q5 3 


By Cash due since 18 


28 - 






Cash due to balance this Account - 


- - - 


2,683 7 6 




£. 


11,398 3 - 
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Ordnance Survey of Ireland. 



ABSTRACT of Cash received and Payments made, < 
during the Year 1830 . 



a Account of the Boundary Survey, 
Total Amount. 



1830. — To Balance due since 1829, including £.1,999. J 3 - 10./ 
omitted to be charged in 1829 Account -J 

June 12. — To Cash received from the Treasury ... 

July 13 Ditto - - - ditto 

Oct. 16. — Ditto - - - ditto 

Dec. - — Ditto - - - ditto ------ 



£. 

2,683 



2 >999 13 10 
2 >999 13 io 
2 >999 13 10 
2,999 >3 10 



To Payments made. 

(A.) District. 

William Jones, District Boundary, 
Surveyor, from 1st Jan. to 3istDec. J. 
at £. 4. 4. per week - J 

W. K. Wrigg, Assistant Boundary! 
Surveyor, from 1st Jan. to 31st Dec. 
at £. 1. 11.6. per week 
Henry B. M'Guinness, ditto - ditto! 

ditto ----- -J 

Edward Jones, Draftsman - ditto - / 
ditto -J 

Henry Wrigg, Assistant Boundary! 
Surveyor, from 1st Jan. to a8thFeb. > 
at 20s. per week - - -J 

Ditto - - ditto - - from 1st March/ 
to 31st Aug. at 24.?. Gd. per week J 
Ditto - - ditto - - from 1st Sept.) 

to 31st Jan. at £.1. 8. per week -j 

Peter Blake - ditto - from 1 st Jan. | 
to 31st May, at 3 is. Gd. per week j 
Ditto - - ditto - - from 1st June] 
to 20th June, at 31s. Gd. per week/ 
Stephen Brophy - ditto - from 11th! 

March to 3 1st Dec. at 21s. p’ week f 
L. Graeme - ditto - from 1st April to/ 
30th April, at 21s. per week -j 
Ditto - - ditto - - from 1st May 
to 26th July, received no pay. 

£. 



Salaries - 
Travelling Expenses 
Labour - - 

Stationery - 

Postage - 
Sundries - 

Office Rent, from 1st Nov. to" 
3istDec. 1829, not charged 
in that year’s account 
Office Rent, in 1830, from 1st /I 
Jan. to 31st Dec. - - 

William Jones, for keep of a' 
Horse from 1st Jan. to 31st. 
Dec. at 21$. per week 
Amount of (A.) District 



(B.) District. 

Henry Buck, District Boundary Sur-! 
veyor, from 1st Jan. to 31st Dec. V 
at £.4. 4. per week -J 

Thomas Barclay, Assistant Boundary 1 
Surveyor, from 1st Jan. to 31st Dec. V 
at 31 s. Gd. per week - 
John Beeby - ditto - ditto - ditto! I 
to 26th April -J 

Charles Bourns - ditto - from 31st Jan." 

to 1st Feb. at 21s. per week 
Ditto - - ditto - - from 1st Feb. 
to 15th Sept, at 3 1 s. 6 d. per week 
Carried forward - - - £. 



82 2 C 
82 2 6 

8 9 7 l 

3 2 4 - 
24 8 - 
31 14 G 
4 14 6 
44 8 - 



615 6 1 ; 



12 - 
13 " 



37 8 1 



7 10 - 
10 5 4 



*. d. 
4 7 



44 16 9 



6 if 

7 1 

1 3 J 



79 6 10 
65 17 - 
96- 

29 15 6 



1,016 19 10 1 



1,016 19 io£ 
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ACCOUNTS OF EXPENDITURE INCURRED 



Abstract of Cash received and Payments made in the Year 1030 — continued. 



1030 : To Payments made — continued . 



Letter (B.) District — cont d B' forw d 
Henry Brett, Assistant Boundary Sur-j 
veyor, from 1st Jan. to 21st Dee. 
at 31 i. Gd. per week - - -J 

Martin Coffey - ditto - from 1st Jan.! 

to 29th Dec. at 31 s. (id. per week j 
Joseph Coneys - ditto - ditto, \ 

to the 31st December - - 1 

Charles Cooper - ditto - ditto , 1 
at 42 j. per week -J 

Win. H. Dixon - ditto - ditto, 1 

at 31.?. 6d. per week - - -J 

Wra. Donnelly - ditto - ditto,! 

at 31 .1. (id. per week - - - j 

John H. Duffy - ditto - ditto,! 

at 42 s. per week - - -J 

Dennis Freeman - ditto - ditto,! 

at 42 .9. per week -J 

James Freeman - ditto - ditto, \ 

at 31 s. G d. per week - J 

Patrick Ganly - ditto - ditto,! 

at 31.!. 6d. per week, to gth Sept. / 

Robert Harding - ditto - ditto,! 

at 42,?. per week, to 31st December J 
John Long - - ditto - ditto,! 

at 21. 9. per week, to 1,5th April -j 
John M'Gowran - ditto - at 42 s. per! 

week, from 1st Jon. to 21st Sept. -J 
George M‘Ormond - ditto - at 31s. (id.'] 
per week, from 1st Jan. 10 3istDec.J 
Thomas Mullins - ditto - ditto - ditto 
W. T. Mulvancy - ditto - ditto - ditto 
Samuel Nicholson - ditto - to igth] 
February, at 73 s. 6 d. per week -f 
Philip Ryan - ditto - from 1st Jan.] 
to 30th Sept, at 21.9. per week - j 
Ditto - ditto - from 1st October 1 
to 31st Dec. at 255. per week -J 
Thomas D. Hall - ditto - at3l.9.6rf. | 
per week, from 1st Jan. to 14th June | 
Francis E. Clark - ditto - from 1 still 
Nov. to 31st Dec. at 21 .9. per wcekj 
Robert A. Franklin - ditto - from igth] 
to 28th July, at 31,9. (id. per week - f 
Charles Kcnrick - ditto - from nth! 

June to gth Dec. at 2i«. per week J 
Richard M‘IIalc - ditto - from ,5th! 

April to 31st Dec. at 9.9. per week / 
William M'Kenzie - ditto - from ist\ 
Jan. to 30th June, at 155. p’ week J 
Ditto - ditto - from 1st July to! 

3 1 at December, at 1 8 .9. per week J 
Dennis Shine - ditto - from 1st Jan.] 
to 3d April, at 21,9. per week -J 
James Gott, Messenger, from 1st Jan .1 
to 31st December - . . j 

John Dempsey - ditto - 
Jeremiah Moray ditto - 
Patrick M'Hale ditto - 



Deduct £.2. Fine awarded nt Petty 
Sessions for amount of Labour. 

Salaries - - 1 

Travelling Expenses 
Labour - 
Postage - ...... 

Stationery - 
Sundries - 

Office Rent, from 1st January] 
to 31st December - -j' 

Henry Buck, for keep of a horse] 
from 1st January to 31st l 

December, at 21 i. per week f 
Amount of (B.) District - . 

Carried forward - - - . , 



£. 1 1,903 14 7 



~ - 3 - 

1 (> - 10 (> 

‘7 <> 1,037 _ n 



- h<X >3 H 7 

252 17 (> 

- L035 - f) 

84 11 io 
>7 i{) <) 
7 ^ 13 -i 



Printed image digitised by the University of Southampton Library Digitisation Unit 




IN THE BOUNDARY SURVEY OF IRELAND. 



Abstract of Cash received and Payments made in the Year 1830 — continued. 









Travelling 


Labour. 






— 


— 




— 




— 


— 




1830 : To Payments made — continued. 


£. 


s. 


d. 


£. s. 


d. 


£. 


s. 


d. 


Amount brought forward - £ . 








- 










(C.) District. 


















Joseph Conroy, District Boundary 1 
Surveyor, from 1st January to 31st 1 


















219 


- 


- 


84 3 


1 


107 






December, at £.4. 4. per week -J 












John Montgomery, Assistant Bonn-'] 
dary Surveyor, from the 1st January 1 




























67 






to 31st December, at 31 s. G d. per 1 


82 


J 


11 










week - - - - -J 


















John M ! Gouran, jun. - ditto - ditto! 


82 








11J 








- - ditto -j 


2 




1 9 


82 


1 


8 


Francis E. Brown - - ditto - - ditto , 1 


















at 42 s. per week - - -J 


109 


10 


- 


7 18 


10 


74 


17 


1 


Robert Logan - - ditto - - ditto - - at! 


82 




6 












315. 6 d. per week -J 


2 


1 10 


7 








Bland Galland - ditto - ditto, at ditto 


82 


2 


G 


1 lG 




22 




i 4 


James Donelly - ditto - ditto, at ditto 


82 


2 


6 


. 




47 


3 


9 s 


Samuel Nicholson - - ditto - - from] 
















20th February to the 20th June, at 


36 


G 


_ 






16 




”4 


















Archibald Kerr - - ditto - - from] 


















1st January to 31st December, at 


82 




6 


1 1G 




24 


1 r 




31 s. ()d. per week -J 














Myles Moran - - ditto - - at 31 f. 6 r/.l 






G 












per week ----- 






10 8 


11 


79 


2 


7 


James Peacock - - ditto - - ditto - 


82 


2 


G 






58 




10 


Henry Boyd - - ditto - - from nth! 


















May to 31st July, at 15s. per week 


31 




8 


1 G 




34 






Ditto - - ditto - - from 1st August 
to 31st December, at 2 is. per week. 














Edward Armstrong - - ditto - - from] 


















1st July to 31st of December, at 


41 




- 


2 17 


4 


15 


17 


G 


31 s. 6 d. per week ... 


















Henry Middleton - - ditto - - from] 


















1st November to 31st December, 




10 














at 15 s. per week > 


















£. 


1,101 


9 


4 


121 - 


3 i 


G31 


9 


1 


Salaries .... 












1,001 


9 


4 


Labour - 












631 


9 


5 


Travelling Expenses - 










- 


121 


0 


34 


Stationery ... 












3 


18 




Postage - 












30 


3 


Sundries - 












15 


9 




Office Rent 












13 


4 


2 


Joseph Conroy, allowance 












54 


1 r 




for keep of a horse 
















Amount of (C.) District - - 










£. 




— 


— 


(E.) District. 


















Dennis O’Connor, District Boundary] 


















Surveyor, from the 1st January to 


273 


15 


- 


- 19 


4 


75 


18 


5 


the 31st Dec. at 105s. per week 


















Patrick Daly, AssistantBoundary Sur-' 
veyor, from the 1st January to 31st 


















109 




~ 


4 - 


- 


J 9 


7 


1 


December, at 42 5. per week 


















Hamilton Leslie - - ditto - - ditto, 
at 42 s. per week - 


109 


10 


- 


7 2 


10 


16 


1 


6 


Carried forward - £. 

364. 


391 


15 


" 


11 2 
D 2 


2 


ill 


7 





Total Amount. 

f. *. d. 
4.459 12 4 



1,971 7 3i 



6 , 43 ° 19 7 f 
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22 ACCOUNTS OF EXPENDITURE INCURRED 



Abstract of Cash received and Payments made in the Year 1030 — continued. 



1830 : To Payments made — continued. 
Letter (E.) District — cont d B 1 forw d . 
Francis O’Calloghan, Assistant Boun-] 
dary Surveyor, from the 1st Jan. to ' 
the 31st Dec. at 31 s. 6 d. per week J 
Patrick O’Calloghan - ditto - - ditto,' 
at 21s. per week 

Simon White - - ditto - - ditto - -ll 
at 31s. 6 d. per week -J 

Edward White - - ditto - - ditto - 
at 15 s. 9 d. per week - 
Edward Armstrong - - ditto - - from 
15th February to 30th June, at 
31 s. 6 d. per week - 
George Sharp - - ditto - - from 1st' 
October to 31st December, at qi s. 
per week ----- 
Charles Bourns - - ditto - - from’ 
16th September to 31st January, at 
31 s. 6 d. per week 

Owen M‘Cann, from 1st January to" 
30th June, at 21s. per week 
William Robinson, draftsman, from] 
1st January to 31st December, at >1 
24 s. 6 d. per week - - -J ! 

John Yeats - - ditto ... 

£. 



Salaries - - - - 

Travelling Expenses - 
Labour - 

Stationery ... 

Postage - - - - 

Sundries - - - - 

Office Rent 

Office Fuel ... 

Dennis O’Connor, allowance] 
for the keep of a horse -J 
Amount of (E.) District - - - 



General Boundary 
Survey Office, Dublin. 
James Coffey, Principal Draftsman,-] 1 
from the 1st January to 31st De-l 
cember, at 42,9. per week - -Jf 
Ditto - - extra time in Office - 
Alexander Armstrong, Assistant] 
Draftsman, from the 1st January 
to 21st August, at 21 s. per week -\ 
Ditto - - ditto - - from 13th Sep-/' 
tember to 31st December, at 21 s. I 

per week 

Ditto - - travelling Expenses - - 

John Yeats, Assistant Draftsman, from - ] 
the 1st January to the 31st July - | 
Ditto - - ditto - - from 20th Sep- 
tember to 31st December - 
Samuel Hasskitt - - ditto - - ditto - - 1 
from the 1st January to the 31st l 
December, at 21 s. per week J 
Edward Forrest, Accountant, from 1 
the 1st January to the 31st Decern-. >1 
ber, at 30 s. per week - - . j 



s. d. 
15 - 



13 16 - 

24 1 
27 3 - 

63 17 G 



109 10 
24 14 



Carried forward - - 



54 15 



78 4 5 



3G5 n 



Travelling 



5 8 

6 10 

3 17 

4 9 



Labour. 




£. s. 


d. 


Ill 7 


- 


40 9 


3 


6 13 


6 


i 39 12 


4 


17 9 


■ 


8 - 


8 


3 19 


- 


4 13 


- 


6 2 


4 


- 3 


- 


2 2 


- 


2 240 1 1 


2 


9°5 2 


3 


73 12 


3 i 


240 11 


2 


3 18 


i£ 


24 13 


2 


9 - 


4* 


13 - 


- 


1 l 5 


- 


54 15 


_ 



3 10 7i 



£. s. d. 

6.430 19 7| 



1,326 7 
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IX THE BOUNDARY SURVEY OF IRELAND. 



Abstract of Cash received and Payments made in the Year 1830 — continued. 



1830 : To Payments made — continued. 

General Boundary Survey Office, Dublin — continued. 

Amount brought forward - - £. 

J. J. Nolan, Stationery ..... 
P. Callan - ditto 

William M'Clcary, Pencils, &c. - - - - 

M. Morrison, printing Lithographic Forms for the! 

use of the Survey - J 

It. Graisbury, for printing sundry Forms for the use! 

of the Boundary Survey - - - - -J | 

G. Grierson, for sundry Acts of Parliament - 
Proprietors of the Freeman's Journal, for advertising! 

Survey Notices ..... .jl 

Matthew Calliglian, Postage of Public Letters 
J. Whitty, for engraving Office Seal 
John Tomlinson, preparing Tracing Paper - 
Ditto - - for Parcels .... 

Ditto - - Candles for Office - 



General Sundries. 

Richard Griffith, Civil Engineer, employed on the' 
business of the Boundary Survey, 331 days, at 
£. 3. 3. per day 



Ditto - ditto 
Ditto - ditto 
Ditto - ditto 



Travelling Expenses, 331 days,! 

at £. 1. 1. per day/ 
Postage of Public Letters 
for Receipts for Treasury Drafts 
for ditto in 1829 - 
Walter How, Postage of Public Letters 
Joshua Porter, Stationery to 31st July 
Ditto - - ditto - to December 
David Dunlap, Stationery at Coleraine, per bill 
William Allen, for sundry Maps and Stationery fur-1 
nished for the use of the Boundary Survey -jj 
Rowley Hyland, for various Tracings of Parishes! 

from the Down Survey - - - - - ' 

William Smith, for Pentographs and Tape Boxes', 
for the use of the Survey -jl 

Samuel Yeats & Son, Mathematical Instrument 
Makers, for various Articles furnished for the use >1 
of the Boundary Survey - - - - -J I 

Messrs. Waller, for engraving and printing sundry!* 
Receipt Forms, per bill - - - - -J 

Richard Griffith, Rent for furnished Office for one! 
year ....... 

James Coffey, Fuel for ditto to 31st December 
Joseph Jeffries & Co. Sundries for Office 
James English, for large Presses for holding printed! 
Ordnance Maps ..... ./ 

Edward Hannon, Boundary Stones for the use of' 
the Survey - - - - - - - 1 

John Tomlinson, Office Attendant, from 1st January! 

to 31st Dec. at 10s. per week -/ 

Proprietors of The Evening Mail for advertising! 
Survey ------ .( 

Ditto - Evening Post - - - ditto 
David Forrester, Office Seal for District (B.) - 



Salary 




Travelling 

Expenses, 


£. s. 


d. 


£. s. d. 


365 n 


5 


!» 11 


21 9 


4 




7 7 


6 




10 9 


3 




12 10 


6 




6 14 


7 




- 6 


9 




3 12 


- 




6 15 


6 




- 15 


- 




3 u 


- 




2 11 


— i 




- 5 


6 




1,042 13 


- 


347 11 - 


3 14 


6 




1 5 


- 




1 5 


- 




- H 


6 




5i 1 


3 




62 18 


2 




3 2 


2 




9 8 


3 




15 1 


” 




12 9 


9 




18 1 


2 




4 18 


- 




100 - 


_ 




15 18 


6 £ 




6 12 


3| 




25 - 


- 




7 10 


- 




26 - 


- 




3 - 


- 






_ 






6 




1,416 5 1 


347 11 - 



£. s. d. 
7.757 7 " 



Balance in favour of the Public, to the 31st of December 1830 



364- 



D 3 



1,763 l6 1 



9,966 13 1 
4.715 9 9 
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24 ACCOUNTS OF EXPENDITURE INCURRED IN BOUNDARY SURVEY, IRELAND. 



Ordnance Survey of Ireland. 



ABSTRACT of Cash received and Payments made, on Account of the Boundary Survey, 
during the Year 1831. 









Total Amount- 








£. 


s. 


d. 


1831- 


—To Amount of Balance since 1830 - 


£. 


. 4,715 


9 


9 




1831 : 


Yearly 

Expenditure. 










To Payments made. 


— 












£. s. d. 








1831- 


-By Cash paid in (A.) District, between the 1st January and\ ' 
31st March ------- -J 


317 5 - 








Ditto 


- in (B.) District - - ditto ----- 


M13 - 4f 








Ditto 


- in (C-) District - - ditto ----- 


855 H 7*| 








Ditto 


- in (E.) District - - ditto ----- 


229 7 8 








Ditto 


- General Sundries, including Boundary Survey Office, "1 


519 19 ~k 








Dublin -------- - -J 






8 A 








3,035 






Amount of Balance in favour of the Public, 1 


i,G8o 








to the 31st March - - - - 


..j - - - 




~ u 






£. 


4,715 


9 


9 



April 5, 1831. Richard Griffith, 

General Boundary Surveyor, 
6 Geo. 4. c. 99. 
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